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NO. S-75-09- Of 


SPECIAL ORDINANCE NO. s- /9J- 9S’ 

AN ORDINANCE approving Change Order No. 1 in 
connection with Rudisill Blvd., Resoltuion 5698-1975 

BE IT ORDAINED 3 3Y THE COMMON COUNCIL OF THE CITY OF FORT 


WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 to Continental Construction 
Company in connection with Rudisill Boulevard, Resolution 5698-1975 in the amount 
3f $7,642.50, as set out in the specifications is hereby in all things ratified, con 
zirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from 


and after its passage and approval by the Mayor. 



APPROVED AS TO FORM 











Read the first time in full and on motion by » seconded by 

and duly.adopted, read the second time by title and referred 


to the Committee on 




(afid-tha- Xitv Plan 


CommissT51T'Tgr~~rermnniFr^^ Ho a ^4#t-^e~-^he4^--af-ter due legal notice, 

at 4he —G^€tmb^&-r-s-;—Ci~ , ty ::r CoTJrrty Bui fcfin g'T^rt^-ayn- 

day or - - — ■? T92-—— - 


the, 

cz 


o<clock P.M. ,E S'T"-s 
Date: 


*S“" 



Read the third time in full and on motion by_ 
seconded by , and duly adopted, placed on its passage. 

Passed (tOSt) by the following vote: 

AYES NAYS ABSTAINED 


TOTAL VOTES 

± 

□ 

BURNS 

y 


HINGA 



KRAUS 

y 


MOSES 



NUCKOLS 



SCHMIDT, D. 



SCHMIDT, V. 



STIER 

y 


TALARICO 

y 


DATE: 



ABSENT 

□ 


TO-WIT 




CITY CLERK 

Passed and adopted by the Common Council of "the C i #y of Fort Wayne, Irffilanct 
r,b v ) (Special) v^ppye-ofi-crtionj Ordinance 

on the_ ■ d ay l.97^~~. 

, AT/TES J\ (SEAL) 


(RssoTufion 


' ' ?^"v*resefttec bv me^othr^ayor^f the City of Fort Wayne, Indiana, on the 0 / ^ 
day oZ-'t’ 197 $T .yit the hour of clock 



Approved and signed by me this cyZ 
at the hour of- / 1 O ^ o'clock _Z 


CITY CLERK 

d 


M. ,E.S.T. 



mm 





































































S-75-09-09 


Bill No. 


REPORT OF THE COMMITTEE. ON _ 


PUBLIC WORKS 


We s your Committee on 


Public Works 


to whom was referred an Ordinance 


approving Change Order No. 1 in connection with Rudisill Blvd, 

Resolution 5698-1975 


have had said Ordinance under consideration and beg leave to report back to the Common 

Council that said Ordinance _ Qc) PASS. 

Winfield C. Moses, Jr. - Chairman -• 

Eugene Kraus, Jr. - Vice-Chairman 
William Hinga 
John fluckols 
Donald J. Schmidt 





CONCURRED IN 


.CHARLES W. WESTERMAN, CITY CLERK 






























6,1- 


7^0-r 


CHANGE ORDER 


Change Order No 
Proj 


Ming^alks & Drainaee 
of Projec t RnrKBi.ll BWH - r Curb s . W i newal ks & Draina &S. 

an- ',-z 

nt-al Const-rnrr inn Co.---———— 

(Contractor) 


Resolution No- 5698-1975 
Board Order No. 70-75 
Dat e 8/8/75 _ . 


You are hereby requi 
and specifications: 


to comply with the following changes from the contract plans 


Item 


Description of Change 


Change in Contract Price 

No. 

Quantity 

Description 

Unit Price 

Decrease 

Increase 


/. nnn 

Cj Jv r*irrh'F;>f*A WaIIc 

$ 1.40 


$ 5.600.00 


148 

C.Y. Common Excavation 

10-00 


1,480.00 

3. 

225 

L/F Curb Removal 

2.50 


562.50 









... ' 






Total Decrease 





Total 

Increase 


$ 7,642.50 



Net (Decrease) (Increase) Contract Price 




and the final < 


■ of $ 7,64?. 50 


is hereby (added to) (dsdcrs&ssxfeizs) the total contract price 
tract price shall be adjusted as follows: 

$ 159,926.70 
Order $_ 


Original Contract Price 

Currant Contract Price Adjusted by Previous 
New Contract Price Including Thi3 Change Order 


$ 167,569.2 ff_ 


The time provided for completion in the contract for this project is (unchanged) ) 

hv o * calendar days due to this Change Order- The date for completion 

cf all work shall be - 1 Q 7 S _= Furthermore, this, document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto. 

svC/ y ~7 ^ k . 


Approved by 


Attested by: 


•: £ L. ^./v{■ .flj' /$ /^Contractor) 

•: _(City Engineer) 


9 (Owner) 




(Clerk) 








-y- 


2-f) 7s' 






























































Change Order No. 1 
Resolution No. 5698—1975 
Board Order No. 70-75 
REQUEST AMD JUSTIFICATION FOR CHANGE . 

1, Necessity for rhangs: Request from Mayor Lebamoff and Ron Bonar ._--- 

For Paraplegic curb ramps to be included in new curb and wingwalk work on . . 

Rudisill Blvd._________-_________ T -- 


2. Will proposed change alter size of the project? 'fes_2L 
If yes, explain 

Most corner winawalks will increase in size. -- 


3. Affect on operation and maintenance co3t of this project: 

fyppraHn'n vill increase i n size, , and also , cost will incr e as e. 



Melvin Salyer 



































4 


DIGEST SHEET 


\y 

7shM=QJ 


TITLE OF ORDINANCE Special Ordinance _ 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Covers Change Order //I from Continental Construction Compan y 
in amount of $7,642.50 for installation of paraplegic curb ramps to be included 

in new curb and wingwalk work on Rudisill Blvd., Resolution 5698-1975. 



EFFECT OF PASSAGE Installation of paraplegic curb ramps 


EFFECT OF NON-PASSAGE Unable to install requested curb ramps 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $7,642,50 


ASSIGNED TO COMMITTEE 





























